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Message Text 


PAGE 01 NATO 00798 132148Z 

11 

ACTION EUR- 12 

INFO OCT-OI ISO-00 CIAE-00 PM-04 INR-07 L-03 ACDA-10 

NSAE-00 PA-02 SS-15 PRS-01 SP-02 USIA-15 TRSE-00 

SAJ-01 /073W 

08 127 1 

R 13I800ZFEB 76 
FM USMISSION NATO 

TO COMNAVFACENGCOM ALEXANDRIA VA 

INFO SECSTATE WASHDC 5946 

SECDEE WASHDC 

JCS WASHDC 

CNO WASHDC 

CINCLANT FLT NORFOLK VA 
USLOSACLANT NORFOLK VA 
COMNAVTELCOM WASHDC 
COMNAVMAT WASHDC 
COMNAVELEXSYSCOM WASHDC 
NAVELEXSYSENGCOM PORTSMOUTH VA 
LANTNAVFACENGCOM NORFOLK VA 

UNCLAS USNATO 0798 

E. O. 1 1652: N/A 
TAGS: MARR NATO 

SUBJ: SACLANT CCIS AND MATELO KEFLAVIK PROIECTS AUTHORIZED 

REES: (A) AC/4(PP)DS/1058, 2 EEB 76; B. AC/4(PP)D/1 1590, 19 IAN 76; 

(C) AC/4(PP)D/1 1637 (DRAET), 27 JAN 76 (D) AC/4(PP)D/1 1591, 

29 JAN 76; (E) TELECON BETWEEN MULLEN, USNATO AND CARLSEN, 
NAVFACENGCOM, 13 FEB 76 

1. CONEIRMING REF E, AT ITS MEETING 29 JAN 76, THE PAYMENTS AND 
PROGRESS COMMITTEE GRANTED AUTHORIZATIONS ON THE TWO SUBJECT ITEMS 
WHICH US IS IMPLEMENTING AS HOST COUNTRY; 

UNCLASSIFIED 

PAGE 02 NATO 00798 132148Z 

A. SACLANT ADP CCIS (SERIAL 31, SLICE XXV) - P&P AUTHORIZED 
lAU 10,391 INCLUDING lAU 750 A/E FEES, AS DESCRIBED IN REF B; 

AUTHORIZED EXEMPTION FROM ICB; AGREED CONTRACT SHOULD BE SIGNED 
BY 1 EEB 77 TO AVOID ADP; AND INVITED US TO TELL NATO INTERNATIONAL 
STAFF EXACT DATE WHEN CONTRACT IS SIGNED. (THIS IS ITEM 1. 1(B) OF 
REF A.) 
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B. SACLANT' MATELO PROJECT, KEELAVIK, ICELAND (SERIAL 

17, SLICE XXIII)- P&P AUTHORIZED US TO INCUR COMBINED COST 

OVERRUN ESTIMATED AT lAU 10,747 AS DESCRIBED IN REF C; NOTED 

THIS AUTHORIZATION INCLUDED THE COST OVERRUN COVERED BY REF D NOW 

SUPERSEDED; AND INVITED US TO REVISE ITS LATEST COST ESTIMATE 

(LCE) FOR PROJECT. (THIS IS ITEM 1. 1(D) OF REF A.)STREATOR 

UNCLASSIFIED 


« END OF DOCUMENT » 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 30 AUG 1999 

Channei indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 13 FEB 1976 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1976NATO00798 

Document Source: ADS 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: n/a 

Film Number: n/a 

From: NATO 

Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1976/newtext/t1 976021 00/baaaavvl.tel 
Line Count: 64 
Locator: TEXT ON-LINE 
Office: n/a 

Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: 

Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: n/a 

Review Action: RELEASED, APPROVED 
Review Authority: housmasa 
Review Comment: n/a 
Review Content Flags: 

Review Date: 09 JUL 2004 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <09 JUL 2004 by oatlsao; APPROVED <05 OCT 2004 by housmasa> 

Review Markings: 

Margaret P. Grafeld 
Declassifled/Released 
US Department of State 
EO Systematic Review 
04 MAY 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 
Subject: n/a 
TAGS: MARR NATO 

To: COMNAVFACENGCOM ALEXANDRIA VA INFO STATE 

SECDEF 

JCS 

CNO 

CINCLANT FLT NORFOLK VA 
NORFOLK VA 
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COMNAVTELCOM 

COMNAVMAT 

COMNAVELEXSYSCOM 

NAVELEXSYSENGCOM PORTSMOUTH VA 

LANTNAVFACENGCOM NORFOLK VA 

Type; TE 
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